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BILL NO. S-87-08- ~< S^ | 


SPECIAL ORDINANCE NO. s-d3°S7 


AN ORDINANCE approving Change Order 
No. 1 for Res. 6066-86, Liberty 
Street Sidewalks, with Miller and 
Associates, in connection with 

the Board of Public Works and Safety 
of the City of Fort Wayne, Indiana. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL | 
OF THE CITY OF FORT WAYNE, INDIANA: 
ate SECTION 1. That Change Order No. 1 for Res. 6066-86, 


Liberty Street Sidewalks, with Miller and Associates, in connection 





with the Board of Public Works and Safety, for: 
| this Change Order was required 


because all quantities were not 
necessary to construct project; 


involving a net decrease of One THousand Two Hundred Ninety and 
55/100 Dollars ($1,290.55), all as more particularly set forth 
in the specifications, and which is on file with the Office of 

the Board of Public Works and Safety and is by reference incor- 


porated herein, made a part hereof, and is hereby in all things 








ratified, confirmed and approved. 


SECTION 2... That this Ordinance shall: be in full force v: 


and effect from and after its passage and any and all necessary | 


approval by the Mayor. 


NT | OF auci» | 


uncilmember | 


APPROVED AS TO FORM 





Bruce 0. Boxberger, City Attorney 
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SANDRA E. KENNEDY, CITY CLERK 
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CHANGE ORDER S a/$ 7 
Change Order No. t Resolution Ng, COCR 0b — 
Project No. Board Order No. 236-86 
Name of Project | Liberty Street Sidewalks Date 7/31/87 
To: Miller & Associates 


(Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 


Item Description of Change Change in Contract Price 
Quantit Unit Price 


i ATTACHED SHEET 





Total Decrease 25003 Cob 





Total Increase 


Net (Decrease) (imereese) Contract Price | 1,290.55 | | 


The sum of $ 1,290.55 is hereby (Gaddedate) (deducted from) the total contract 
price, and the final contract price shall be adjusted as follows: 


Original Contract Price g 17,467.88 
Current Contract Price Adjusted by Previous Change Order $ 12290/:55 
New Contract Price Including this Change Order $7 161177233 


The time provided for completion in the contract for this project is (unchanged) (inexeased) 
(degxeased) by calendar days due to this Change Order. The date for completion 


of all work shall be TI E5497 . Furthermore, this document shall become an 
amendment to the contract and all provisions of the contract shall apply hereto. 
/ 
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v E ERA Change Order £1 for Res. 6066-86, Liberty Street Walks 











DEPARTMENT REQUESTING ORDINANCE = .Peara of Public Works & Safety 


Change Order #1 for Res. 6066-86, Liberty Street 





SYNOPSIS OF ORDINANCE 


Sidewalks was necessary because all quantities were not necessary 


to construct project, Miller & Associates, &ontractor. 
d oe Of ae 
































EFFECT OF PASSAGE To facilitate completion of project. 





EFFECT OF NON-PASSAGE 
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MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Decrease of $1,290.55 


ASSTGNED TO COMMITTEE 


BILE ONO.^N62082-0h5525 
REPORT OF THE COMMITTEE ON PUBLIC WORKS 
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REFERRED AN (ORDINANCE) (RERODUXDGON). —— approving Change Order —— 
and Associates, in connection with the Board of Public Works 
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CHAIRMAN 


ANET. G. BRADBURY 
VICE CHAIRPERSON 
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